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CONEIDENTIAL STATE 009057 

E.O. 1 1652: GDS 
TAGS: ASEC, ABED 

SUBJECT: NEW OEFICE BUILDING - PHYSICAL SECURITY 

REF: TOKYO 159 

HONG KONG FOR RSS/RTC 

1 . FBO PROJECT ARCHITECT IS SUBMITTING CHANGE ORDER BY 
SEPTEL TO ADD REQUESTED CONDUIT, I INCH DIAMETER. 

2. ON ANOTHER TOPIC. SOME WINDOWS IN THE NEW OEFICE 
BUILDING ARE LOCATED AT GROUND, REPEAT GROUND LEVEL, NOT 
EIRST ELOOR LEVEL. DOES RSO PERCEIVE REQUIREMENT FOR 
GRILLING THESE WINDOWS? ONLY EEASIBLE METHOD ACCORDING TO 
CONTRACTOR SPECIEICATIONS, AVAILABE EOR RSO REVIEW WITH 
PROJECT SUPERVISOR, IS TO BOLT STEEL BARS INTO ALUMINUM 
ERAMES. IE REQUIREMENT EXISTS AND SPECIEICATIONS ACCEPT- 
ABLE, PLEASE ADVISE SO THAT A CHANGE ORDER REQUEST CAN 

BE SUBMITTED TO A/EBO. KISSINGER 

CONEIDENTIAL 
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